
u FSW NBR 58. DISTRIBUTION THIS MESSAGE LIMITED TO THOSE 
WITH ABSOLUTE NEED TO KNOW. 



3. TIME STATUS ON P° 64 8201, 204 AND 205 SAME AS ON FSW NBR 
57. LOCAL TIME 1500. 

4. ARTICLE NBR 123 MADE GO NBR 11 ON 7 NOV ON HATCH WORK. 
DURATION 01848. MAX ALTITUDE BASE MINUS 20, MAX MACH OF BASE 
MINUS POINT 1. NO ENGINE PROBLEMS. SCHEDULED FOR GO NBR 12 
ON 9 NOV. LH ENGINE P-612164 TFT 11:11, TGT 108 02, TT 218 13. 
RH P-612146 TFT 32:24, TGT 19 839, TT 52803. ARTICLE TFT 
11 : 11 . 

5. NO CHANGE ON P-648204 STATUS. SCHEDULED FOR TEST STAND 
RUN 9 NOV. 

6. TENTATIVE GO NBR 46 SCHEDULED FOR ARTICLE NBR ,121 ON 
10 NOV. 









